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[Document  F.] 


BY  THE  HOUSE  OF  DELEGATES, 
January  3ril,  1843. 
Read  and  ordered  lo  be  printed. 


SEVExNTH  AND  EIGHTH  SEMI- ANNUAL  REPORTS 


OF 


T.  THISTLE,  SUPERINTENDENT 


OF 


THE   NATIONAL   ROAD, 


WITHIN    THE 


LIMITS  OF  THE  STATE  OF  MARYLAND. 


REPORT. 


7'o  His  Excellency,   William  Grason,  Governor, 

And  the  Honorable,  the  Council  of  Maryland: 

I  have  the  honor  herewith,  to  transmit  a  copy  of  my  seventh 
and  eighth  semi-annual  reports  of  tolls  received,  and  the  dis- 
bursements on  account  of  repairs  of  the  National  Road  in  Mary- 
land, commencing  the  twentieth  of  November,  1840,  and  ending 
the  twentieth  of  November,  1841;  together  with  the  vouchers, 
as  audited  by  the  auditor  appointed  for  that  purpose. 

By  comparing  the  receipts  of  tolls  for  the  above  named  year, 
with  those  of  the  last  year  of  my  predecessor,  it  will  be  seen,  that 
the  latter  exceeds  the  former,  one  thousand,  six  hundred  and 
fiftj^-five  dollars  and  forty-two  cents. 

This  great  diminution  in  the  receipts  of  the  present  year,  may 
be  measurably  ascribed  to  the  supplementary  act  of  Assembly, 
at  the  session  of  1S37-S,  by  which,  half-tolls  only  is  required 
from  any  person  or  persons  engaged  in  hauling  coal,  timber,  &c. 
going  and  returning  on  the  same  day. 

This  diminution  in  the  amount  of  tolls  is,  as  I  have  told  you 
in  my  former  reports,  of  serious  detriment,  when  it  is  con- 
sidered, that  the  amount  of  tolls  now  received  are  entirely  insuf- 
ficient to  keep  the  road,  even  in  tolerable  good  repair. 

I  would,  therefore,  respectfully  beg  leave  to  call  your  attention 
to^  this  subject,  either  of  repealing  the  supplementary  act  afore- 
said, or  increasing  the  rates  of  tolls,  or  making  an  appropriation  ; 
otherwise,  it  will  be  utterly  impossible  to  keep  the  road  in  such  a 
state  of  preservation  as  the  public  good  requires. 

This  law  has  never  been  of  any  benefit  to  the  citizens  in 
general,  but  to  a  few  individuals  in  the  Frostburgh  district,  and 
those  living  immediately  on  the  road  between  Frostburgh  and 
Cumberland.  I,  for  my  part,  cannot  see  why  they  should  only  be 
charged  half-toll,  and  stage  proprietors  and  others,  who  travel  the 
road  twice  and  three  times  a-day  be  charged  full  toll.  If  one  set 
of  men  goes  through  for  half  price,  why  not  all.^  It  appears  to 
me  to  be  unreasonable,  as  the  coal  wagons  certainly  does  the 
road  as  much  damage,  if  not  more,  than  the  stages. 

As  will  be  seen  by  my  report,  the  balance  on  hand  at  this  time 
is  four  hundred  and  sixty-eight  dollars  and  eleven  cents. 

There  has  been  a  considerable  amount  of  work  done  since  the 
twentieth  of  November,  and  when  paid  for,  will  leave  a  small 
amount  of  money  in  my  hands. 

I  have  the  honor  to  be,  respectfully  your  ob'nt  serv't, 
THOMAS  THISTLE,  Super.  JVational  Road  in  Md. 


AN  ABSTRACT 

Of  Tolls  Received  on  the  A^ational  Road  in  Maryland,  from  the 

20th  of  May  to  the  20th  of  J^ovemher,  1841. 


1841.     Amount   of  tolls  received 
months  of — May, 
June, 
July, 
August, 
September, 
October, 
November, 


By  Amount  on  hand  from  20th  May, 


during   the 


$167  99 
575  00 

1,126  00 
569  00 
517  25 
584  75 
790  00 


$4,329  99 
46  58 


$4,376  57 


THOMAS  THISTLE,  Superintendent. 
I  certify,  that  the  amount  of  $4,329  99,  has  been  received  by 
me  for  tolls  on  the  National  Road  in  Maryland,  during  the  time 
specified,  and  that  the  same  has  been   paid   Thomas   Thistle, 
superintendent  of  said  road. 

PAUL  BUTLER,    Collector. 

Cumberland,  November  20th,  1841. 
State  of  Maryland,  Allegany  county  to  wit. 

On  the  20th  day  of  November,  1841,  personally  appeared 
before  me  the  subscriber,  one  of  the  justices  of  the  peace  in  and 
for  said  county,  aforesaid,  Paul  Butler,  and  made  oath  according 
to  law,  that  the  statements  made  by  him  in  the  preceding  papers, 
are  true  to  the  best  of  his  knowledge  and  belief. 

Sworn  before  JOHN  WOLt . 

AN  ABSTRACT 
Of  Disbursements  on  account  of  the  Repairs  of  the  Mtional  Road 
in  .Maryland,  from  '20th  May  to  20th  June,  1841^ 


TO  WHOM  PAID, 


NATURE  OF  EMPLOYMENT. 


AMOUNT. 


J.  Wickard, 


S.  Charles, 


For  publishing  the  sixth  semi- annual  re- 
port of  the  superintendent  of  the 
National  Road  in  Maryland, 

For  publishing  the  sixth  semi-annual  re- 
port of  the  superintendent  of  the  Na- 
tional Road  in  Maryland, 

And  publishing  four  quires  blank  re- 
ceipts, at  $1  25,  per  quire. 


$16  00 

16  00 

5  00 
$37  00 


AN  ABSTRACT 

Of  Disbursements  on  account  of  Repairs  on  the  J\7itional  Road  in 

Maryland,  from  the  2Qt/i  of  June  to  the  20lh  of  July,  1841. 


TO  WHOM  PAID 


Philip  Parsell, 
M.  McAtee, 


Benj.  Parker, 
Peter  Caster, 

Jo.  Everstine. 


Downey, 

Cob, 

A.  McCardy, 


M.  Sherry, 
M.  Sherry. 


NATURE  OF  EMPLOYMENT. 


VALUE 


$•38  00 


For  thirt) -eight  days'  work,  done  on 
National  road  in  Maryland,  cleaning 
ditches,  putting  on  gravel,  &c, 

For  thirty-eight  days'  work,  dene  on 
National  road  in  Maryland,  cleaning 
ditches,  filling  up  ruts  and  putting  on 
stone  and  gravel — and  eighteen  and 
three-quarters  cents,  for  blacksmith 
work  done,  -  -  -  38  18| 

For  blacksmith  work  done  for  the   use 

of  the  National  road  in  Maryland,  3  8l}y 

For  blacksmith  work  done  for  the  Na- 
tional road  in  Maryland,  sharpening 
picks,  &c.  -  -  -  7  16 

For  work  done  with  horse  and  cart,  by 
the  day,  -  -  -  "      57  75 

Work  done  by  putting  stone  on  the  Na- 
tional ro^d  in  Maryland,  by  the  day,  6  00 

Also,  cash  paid  for  powder  for  blasting,        4  37^ 

rhirty-five  and  a-half  days  work,       -  35  50 

Thirty-four  and  a-half  days  work,      -  34  50 

For  quarrying,  hauling,  breaking,  and 
putting  on  a  quantity  of  stone  on  the 
National  Road  in  Maryland,  -  90  00 

For  quarrying,  hauling,  breaking,  and 
putting  on  a  quantity  of  stone  on  the 
National  Road  in  Maryland,  -        110  00 

For  quarrying,  hauling,  breaking,  and 
putting  on  a  quantity  of  stone  on  the 
National  Road  in  Maryland,  as  per 
contract,  -  -  -        100  00 

$525  34| 


AN  ABSTRACT 

Of  Disbursements  on  account  of  Repairs  on  the  J\htio7ial  Road  in 

Maryland,  from  the  '20th  of  July  to  the  20th  of  August,  1841. 


TO  WHOM  PAID. 


NATURE  OF  EMPLOYMENT. 


Paul  Butler, 


A.  McCardy, 


For  services  as  toll  collector,  on  the  Na- 
tional road  in  Maryland,  for  three 
months,  ending  on  the  20lh  August, 
1841,       -  -  -  - 

For  hauling,  breaking,  and  putting  on 
stone  on  the  National  Road  in  Mary- 
land,       .  .  .  - 


VALUE. 


$75  00 


70  00 


$145  00 
AN  ABSTRACT  ==== 

Of  Disbursements  on  account  of  Repairs  on  the  JValional  Road  in 
Maryland,  from  the  20th  of  August  to  the  20th  of  Septem- 
ber, 1841. 


TO  WHOM  PAID. 

NATTURE  OF  EMPLOYMENT. 

VALUE. 

James  Percy, 
M.  Sherry, 

For  quarrying,   hauling,  breaking,  and 
putting  on  a  quantity  of  stone  by  the 
perch,  on  section  1, 

For  quarrying,  hauling,   breaking,  and 
putting  on  the  National  Road  in  Ma- 

$100 00 

ryland,   a  quantity  of  stone,   on   the 
4th  section,           .              _              . 

100  00 

M.  Sherr)', 

For  quarrying,  hauling,   and  putting  on 
a  quantity  of  stone  on   the  National 
Road  in  Maryland,   on  the  4th   sec- 
tion,        -              -              -             - 

250  00 

$450  00 

Maryland,  Allegany  county,  to  wit: 

The  undersigned^  having  been  appointed  by  the  Executive  of 
Maryland,  auditor,  to  audit  the  accounts  of  the  superintendent  of 
the  National  Road  in  Maryland,  do  hereby  certify,  that  after 
being  duly  qualified,  I  have  carefully  examined  the  several 
vouchers  exhibited  to  me  by  Thomas  Thistle,  superintendent, 
and  find  them  to  correspond  with  the  aforegoing,  as  it  stands. 

Given  under  my  hand  this  20th  day  of  November,  1841. 

GEORGE  BRUCE. 


AN  ABSTRACT 
Of  the  Disbursements  on  account  of  Repairs  of  the  A'^ationnl  Road 
in  Maryland,  from  the  20th  of  September  to  the  20th  of  Octo- 
ber, 1841.  ^ 


TO  WHOM  PAID. 


NATURE  OF  EMPLOYMENT. 


Josiah  Porter,  JFor  hauling  and  filling  up  ruts  on   the 
I     National  Road  in  Maryland, 

Levi  Dear,  For  two  days'  Avork  on  the  National 
Road  in  Maryland,  filling  up  ruts, 

M.  McAtee,  For  seventy  and  a-half  days'  work  on 
the  National  Road  in  Maryland,  clean- 
ing ditches,  putting  on  stone,  filling 
up  ruts,  &c.  -  -  - 

M.  Sherry,  For  hnpling,  breaking,  and  putting  onl 
stone  on  the  National  Road  in  Mary- 
land, on  the  4th  section,  as  per  con- 
tract, -  -  -  . 
A.  McCurdy,  JFor  quarrying,  hauling,  and  putting  on 
stone  on  the  National  Road  in  Mary- 
land, on  the  5th  section,    - 


VALUE. 


$18  80 
2  00 

70  50 

130  00 
95  00 


$316  30 

AN  ABSTRACT  """" 

Of  Disbursements  on  account  of  Repairs  on  the  National  Road  in 
Maryland,  from  the  20th  of  October  to  the  20th  of  JVovem- 
ber,  1841.  -^ 


TO  WHOM  PAID 


J.  Everstine, 

G.  Mattingly, 
Levi  Wett, 
James  Percy, 

John  Wright, 


NATURE  OF  EMPLOYMENT. 


For  quarrying,  hauling,  breaking, 


and 


putting  on  stone  on  the  National  Road 
in  Maryland,  on  the  1st  section,  by 
the  perch,    -  -  -         .  ' 

For  repairing   a   wheel-barrow  for   the 
use  of  the  road,    - 

For   repairing   a    wheel-barrow  for  the] 
use  of  the  road,    -  -  .     j 

For  quarrying,  hauling,  and  putting  on| 
the    National    Road   in    Maryland 
quantity  of  stone,  on  section  1st,  as 
per  contract,         -  -  . 

For  work  done  on  the  National  Road  in 
Maryland,  filling  up  ruts,  and  break- 
ing stone,  &,c.      -  -  - 


VALUE. 


Carried  forward, 


$60  00 

1  62k 

2  00 

100  00 

8  00 


$ 


8 


AN  ABSTRACT.— (Co7i/mu«tf.) 


TO  WHOM  PAID. 


NATURE  OF  EMPLOYMENT. 


.1.  McDavid, 
•lolin  Ferrall, 

Adam  Yeast, 


J.  Everstine, 


JMiillip  Pursell 
James  Percy, 


Paul  Butler, 


]iro\ight  forward,     -      ^ 

For  hauling,  breaking,  and  pulling  on 
stone  on  the  National  Road  in  Mary- 
land, as  per  contract, 

For  quarrying,  hauling,  breaking,  and 
putting  on  the  National  Road  in  Ma- 
ryland, two  hundred  and  twenty 
perch  of  stone,  on  the  6th  section, 

For  quarrying  and  hauling  on  the  Na- 
tional Road  in  Maryland,  one  hun- 
dred and  forty-lhree  perch  of  stone, 
at  forty-nine  cents  iper  perch, 
and  for  putting  the  same  on  the 
road,  and  work  done  at  the  same 
time  with  wagon  and  horses,  at  six 
dollars  and  fifty  cents  per  day. 

For  quarrying,  hauling,  breaking,  and 
putting  on  the  National  Road  in  Ma- 
ryland, on  section  1st,  one  hundred 
and  forty-four  perch  of  stone  at  seven- 
ty-three cents  per  perch,  and  putting 
the  same  on  the  road  at  nine  cents 
and  also  for  putting  on  the  said  road 
two  hundred  and  sixteen  perches  of 
•  stone,  at  nine  cents  per  perch,  (this 
includes  all  the  work  done  by  the 
perch,  and  the  balance  due  him,) 

For  work  done  on  the  National  Road  in 
Maryland,  along  the  whole  line,  by 
cleaning  ditches,  filling  up  ruts,  put 
ting  on  stone  and  gravel,  &c. 

For  quarrying,  hauling,  breaking,  and 
putting  on  the  National  Road  in  Ma- 
ryland a  quantity  of  stone,  on  the  1st 
section  four  hundred  and  fourteen 
perches,  and  for  putting  the  same  en 
the  road,  at  nine  cents  per  perch,  and 
for  cutting  a  tree  out  of  the  road, 
fifty-two  cents;  this  being  the  balance 
due  him,  .  .  - 

For  services  as  collector  of  toll  on  the 
National  Road  in  Maryland,  for  three 
months,  ending  20th  of  Nov.   1841, 

'  Carried  forward,    - 


9 


AN  ABSTRACT.— {Continued.) 


TO  WHOM  PAID 


NATURE  OF  EMPLOYMENT. 


VALUE. 


H.  Walters, 
A.  McCurdy, 

G.  Clary, 


.AL  Sherry, 


George  Bruce, 
A.  McCurdy, 


T.  Thistle, 
Dan.  Tarney, 


Brought  forward. 

For  blacksmith  work  done  for  the  use 
of  the  road,  sharpening  picks,  &c. 

For  hauling,  breaking,  and  putting  on 
stone,  on  the  National  Road,  and  for 
putting  llie  same  on. 

For  quarrying,  hauling,  breaking,  and 
putting  on  the  National  Road  in  Ma- 
ryland, section  2nd,  one  hundred  and 
ninety-eight  perches  of  stone,  at  six- 
ty-nine cents  per  perch,  and  for  put- 
ting the  same  on  the  road,    - 

For  quarrying,  hauling  breaking,  and 
putting  on  the  National  Road  in  Ma- 
ryland, section  3rd  and  4(h,  one 
thousand,  nine  hundred  and  forty-six 
perches  of  stone,  at  fifty-eight  and 
seventy-four  cents  per  perch,  and  for 
putting  the  same  on  the  road,  at  nine 
cents,  this  being  the  balance  due  him 
on  this  contract. 

For  two  days  attendance  as  auditor,  to 
examine  the  accounts  of  the  superin- 
tendent of  National  Road  in  Maryland, 

For  quarrying,  hauling,  and  putting  on 
eight  hundred  and  four  perches  of 
stone,  on  the  National  Road  in  Mary- 
land, on  section  5,  at  fifty-eight  cents, 
and  for  putting  the  same  on  the  road 
at  nine  cents  per  perch,  this  being 
the  balance  due  him. 

For  services  as  superintendent  of  Na- 
tional Road  in  Maryland,  ending  20th 
November,  1841,  for  six  months. 

For  six  days'  work,  done  with  one  hand 
on  the  National  Road  in  Maryland, 
and  three  days'  work  on  the  same 
with  horse  and  cart,  filling  up  ruts. 


Balance  on  hand. 


$ 


2  50 

100  00 


154  44 


778  55 
4  00 


183  68 


250  00 


10  50 


$3908  46 
468  11 


$4376  57 


THOMAS  THISTLE,  Supenntendent 


10 

State  of  Maryland  in  account  with    Thomas    Thistle,   Superinten- 
dent of  the  National  Road  in  Maryland. 


1841. 

To  amount 

paid  from  20lh  November  to 

20th  June, 

$37  00 

"             July, 

525  34 

"             August, 

145  00 

*'             September, 

450  00 

"             October, 

316  30 

"            November, 

2,434  82 

$3,908  46 

Balance  on  hand,     . 

468  11 

$4,376  57 

THOMAS  THISTLE,  Superintendent. 


1841.     By   amount    of  tolls    received    from    the 

20lh  of  May  to  the  20th  of  November,    $4,329  99 
Balance  on  hand  from  the  20th  of  May,  1841,  46  58 


$4,376  57 


THOMAS  THISTLE,  Superintendent, 

There  will  be  a  small  amount  of  money  on  hand  after  paying 
the  contractors  for  all  the  work  done  after  the  20lh  of  Novem- 
ber, 1841. 

THOMAS  THISTLE,  Superintendent. 

Maryland,  Allegany  county,  to  wit : 

The  undersigned,  having  been  appointed  by  the  Executive  of 
Maryland  auditor,  to  audit  amJ  examine  the  accounts  of  the 
superintendent  of  the  National  Road  in  Maryland,  do  hereby 
certify,  that  after  being  duly  cjualified,  I  have  carefully  examined 
the  several  vouchers  exhibited  to  me  by  Thomas  Thistle,  super- 
intendent, and  find  them  to  correspond  with  the  aforegoing  as  it 
stands. 

Given  under  my  hand,  this  31st  day  of  November,  1841. 

GEORGE  BRUCE. 


EIGHTH  SEMI-ANNUAL  REPORT. 


Dear  Sir  :  ^'^'^''  ^^^^^'  ^842. 

I  hereMdth  transmit  to  you,  my  eighlh  and  last  report  as  sunci- 

mtend^nt  of  the  National    road  in  Maryland,  and  are  hapnv  to 

inform  you    as  you  ^^MlI  see  by  my  report,  that  I  have  left^he 

road  entirely  out  of  debt,  and  in  a  tolerably  good  state  of  repair! 

I  am  dear  sir,  respectfully  yours 

THOMAS  THISTLE, 
io  His  Excellency,  Francis  Thomas,  Governor  of  Md. 

ABSTRACT  OF  TOLLS 

Received  or.  the  J^^ational  Road  in  Maryland,  from,  the  20th  of 
Mvember,  1841,  till  20th  July,  1842.  '        "^ 


Received  during  the  month  of  November 


December, 
January,   . 
February, 
March,      . 
April,    . 
May, 
June,     . 
July, 


$166  00 
877  50 
285  12 

287  00 
223  00 

,  316  00 
34  80 


_$2J.89_42_ 

THOMAS  THISTLE,  S^i^eHnMeZr 
I    certify,    that   the  above  amount  of  $2,189    4-'>    )ii«    >,o« 
received  by  me  for  tolls,  on  the  National  R^d  in  .vtVl  nd    dur- 
ing the  tirne  specified,  and  that  the  same  has  been  paid   to  '  AC 
mas  Thistle,  superintendent  of  said  Road.  ^   i"    i  no 

PAUL  BUTLER, 

»r      1     ,     ^.,  Cumberland,  JuIxj  2Ath    184o 

Maryland,  Allegany  county,  to  wit:  ' 

Personally  appeared  before  the  subscriber,  one   of  the  justice^ 
of  the  peace,  in  and  for  the  county  aforesaid,  Paul  But  er   and 
made  oath  according  to  law,  that  (he  preced  ng  nape    is  true 
to  the  best  of  his  knowledge  and  belief.  »  i    i  ^^  is  true, 

Sworn  before,    ^  jqhn  WOLFE. 


DISBURSExMENTS 

For  repairs  on  the  J\ational  Road  in  Maryland. 
December  till  20th  January ^  1842. 


From  20th 


TO  WHOM  PAID 


T.  J.  McKaig, 
C.  Holtzinan, 

Levi  Dean, 

A.  McCurdy, 
Geo.  Bruce, 

J.  Everstine, 


NATURE  OF  EMPLOYMENT. 


VALUE. 


For  advice  in  case  of  drovers  who  avoid- 
ed the  toll  gate,        -         - 

For  stopping   drovers    who    turned   off 
the  road  below  Frostburg,  and  com 
pelling  them  to  pay  toll  or  go  back, 
and  for  work  done  on  said  road, 

For  one  day's  work  repairing  rut   and 
cutting  a  tree  out  of  the  road, 

For  cutting  a  tree  out  of  the  road, 

For  auditing  superintendent's   accounts 
up  to  1st  February, 

For  quarrying,   hauling  and  putting  on 
said  road  sixty  perches  of  stone. 


$5 

00 

15 

50 

1 

00 

1 

00 

2 

00 

46 

80 

$71 

30 

DISBURSEMENT 

For  repairs  on  the  JVaiional  Road  in  Maryland^  from  the  20th 
of  January  till  the  20th  of  February. 


TO  WHOM  PAID. 


NATURE  OF  EMPLOYMENT. 


VALUE. 


Philip  Pursell, 
S.  Charles, 

J.  Wickard, 

Peter  Stark, 
J.  Everstine, 


J.  Huddlcson, 


For  cleaning  ditches,  fillmg  up  ruts,  and 
cutting  a  tree  out  of  the  road, 

For  publishing  seventh  semi-annual  re- 
port of  superintendent  of  said  road 
in  Civilian,  .         .         .         . 

For  publishing  the  same  in  the  Alle- 
ganian,       -         .         .         .         . 

For  one  day's  work  filling  up  ruts,  &.c., 

For  w'ork  by  the  day  with  carts  at  one 
dollar  and  fifty  cents  per  day — wag- 
ons at  three  dollars  per  day — and 
putting  on  stone  at  seventy-three 
cents  per  perch,  -  .  . 

Present  superintendent  of  the  National 

I     road — cash  paid  over, 


$8  50 


16  00 

16  00 
1  00 


300  00 

1000  00 

$1,34100 


DISBURSEMENT 
For  Repairs  on   the  JYational   Road  in  Maryland. 


DATES. 

TO  WHOM  PAID. 

NATURE  OF  EMPLOYMENT. 

VALUE. 

1842. 

F.  Shipley, 

For  repairing    pavement 

From  20th  Feb. 

in  Cumberland 

$5  50 

to20lh  March. 
<< 

James  Percy, 

For   quarrying,    hauling, 
bieaking  and  putting  on 
aquantily  of  stone,  asper 

contract. 

282  33 

<< 

M.  Sherry, 

For  forty  perches  of  stone 

broken  and  put  on  road, 

28  20 

(( 

J.  Eversline, 

For   quarrying,    hauling, 
breaking  and  putting  on 
the    road  a  quantity  of 

stone,  as  per  contract. 

125  28 

From  20th  Mar. 
to  20th  April. 

_         _ 

Nothing  paid. 

From  20th  April 

J.  Huddleson, 

Present  superintendent  of 

to  20th  May. 

road — cash  paid  over. 

452  00 

From  20th  May 

to  20th  June. 

Do. 

Present  superintendent  of 

road — cash  paid  over. 

251  00 

From  20th  .Tune 

Paul  Butler, 

For  two  months  and  ten 

to  20th  July. 

days  services,  as  toll  col- 

lector. 

58  00 

« 

J.  Wickard, 

Publishing  eighth    semi- 
annual report  of  super- 

intendent in  Alleganian, 

5  50 

(( 

T.  Thistle, 

As  superintendent  of  road 
for  two  months  and  ten 
days'  services,  up  to  1st 

February,  1842, 

97  21 

cc 

S.  Charles, 

Publishing  eighth  report 
of  superintendent  in  Ci- 

, 

vilian,      -         -         - 

5  50 

$607  52 

Maryland,  Mlegany  county  to  wit : 

The  undersigned  having  been  appointed  by  the  Executive  of 
Maryland,  auditor,  to  audit  the  accounts  of  the  superintendent  of 
the  National  Road  in  Maryland,  do  hereby  certify,  that  after  be- 
ing duly  qualified,  I  have  carefully  examined  the  several  vouch-, 
ers  exhibited  to  me  by  Thomas  Thistle,  superintendent,  and  find 
them  to  correspond  with  the  aforegoing,  as  it  stands  stated. 

Given  under  my  hand  this  twentieth  day  of  Julv,  1842. 

GEORGE  BRUCE. 
2 


RECAPITULATION. 
State  of  ^faryland  in  Account  unth  Thomas  Thistle,  Superinten- 
dent of  JSTational  Road  in  Maryland. 


To  amount  pa 

id  (luring  the 
November, 

month  of 

(C                        (( 

December, 

<(                       u 

January, 

: 

ti             i( 

February  and  March, 

li             i( 

April, 

, 

t(                  li 

May,       . 

^ 

iC                        (C 

June, 

. 

t<                (( 

July,       . 

. 

$71-  30 

1,341  50 

441  31 

452  00 
251  50 
166  21 


1^  $2,723  82 
THOMAS  THISTLE,  Superintendent. 

Amount  of  tolls  received  from  twentieth  of  No- 
vember till  twenty-fourth  of  July,  1842,  was 
$2,189  42,  which  with  a  balance  on  hand  of 
$468  11,  at  date  of  the  report,  makes     .  $2  657  53 

Balance  due  Thomas  Thistle  of  moneys  collected,         66  28 


Amount  of  tolls  uncollected, 
Amount  over-paid  by  Thomas  Thistle, 


466  61 

66  28 

$400  32 

I  do  hereby  certify,  that  the  sura  of  $466  61,  of  tolls  remain 
in  the  hands  of  individual,  and  is  yet  to  be  collected,  $400  321  of 
which  amount  will,  as  soon  as  collected,  be  paid  over  to  Jona- 
than Huddleson,  superintendent  of  National  Road  in  Maryland 
July  24th,  1842.  PAUL  BUTLER. 

THOMAS  THISTLE. 
Late  Superintendent  of  JVational  Road  in  Md. 


MB 
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